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LIMITED OFFICIAL USE MANILA 8977 

E.O. 11652: NA 

TAGS: ASEC, AFSP, ABLD 

SUBJECT: CHANCERY ELECTRICAL WIRING, PROPERTY NO. XOlOOl 
REE: STATE 128214 

1. ANTICIPATE COMPLETING FINAL NEGOTIATIONS SUBJECT 
CONTRACT BY JUNE 10. EBO ALLISON PLANS TO ISSUE TO 
CONTRACTOR INSTRUCTIONS ON WORK TO PROCEED BY JUNE 13. 

ONCE WORK BEGINS IT WILL TAKE APPROXIMATELY 300 

DAYS TO COMPLETE JOB. A SIX DAY WORK WEEK IS CUSTOMARY 
AND SHOULD THE CONTRACTOR FALL BEHIND IN WORK SCHEDULE, 
NIGHT AND SUNDAY WORK WILL BE REQUIRED. 

2. SINCE A HIGH PERCENTAGE OF THIS WORK WILL BE PER- 
FORMED IN SENSITIVE AREAS, A TECHNICAL SECURITY ESCORT 
AND SURVEILLANCE SERVICE IS NECESSARY UNDER SOMEONE WHO 
IS QUALIEIED AND UNDERSTANDS THIS TYPE OF CONSTRUCTION AND 
CAN RECOGNIZE ANYTHING UNUSUAL. MARINE SECURITY GUARDS ARE 
NOT QUALIFIED. 

3. IT IS THE EMBASSY'S RECOMMENDATION THAT TWO (2) 

SEABEES BE ASSIGNED ON TDY BASIS TO PERFORM THIS 
SERVICE, WHICH WILL BE REQUIRED BY NO LATER THAN 
JULY 1. GOVERNMENT-OWNED AND FURNISHED QUARTERS 
WILL BE PROVIDED. PLEASE ADVISE SOONEST. 
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